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SUBJECT:  F.  A.  Totten  Lake  Dam  Phase  I  Inspection  Report 


This  report  presents  the  results  of  field  inspection  and 
evaluation  of  the  F.  A.  Totten  Lake  Dam: 

It  was  prepared  under  the  National  Program  of  Inspection  of 
Non-Federal  Dams. 

This  dam  has  been  classified  as  unsafe,  non-emergency  by  the 
St.  Louis  District  as  a  result  of  the  application  of  the 
following  criteria: 

1)  Spillway  will  not  pass  50  percent  of  the  Probable 
Maximum  Flood. 

2)  Overtopping  could  result  in  dam  failure. 

3)  Dam  failure  significantly  increases  the  hazard  to 
loss  of  life  downstream. 
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Name  of  Dam; 

State  Located : 
County  Located : 
Stream: 

Date  of  Inspection: 


F.  A.  Totten  Lake  Dam 
Missouri 
Webster  County 
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16  May  1979 
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human  life  or  property. 

The  guidelines  used  in  the  assessment  were  furnished  by 
the  Department  of  the  Army,  Office  of  the  Chief  of  Engi¬ 
neers,  and  they  have  been  developed  with  the  help  of  several 
Federal  and  State  agencies,  professional  engineering  organi¬ 
zations,  and  private  engineers.  Based  on  these  guidelines, 
this  dam  has  been  classified  by  the  St.  Louis  District  Corps 
of  Engineers  as  a  small  size  dam  with  a  high  downstream  haz¬ 
ard  potential.  The  estimated  damage  zone  extends  approxi¬ 
mately  2.4  miles  downstream  of  the  dam.  Within  this  zone, 
four  dwellings  and  one  outbuilding  may  be  found. 

Our  inspection  and  evaluation  indicates  that  the  spill¬ 
way  does  not  meet  the  criteria  set  forth  in  the  guidelines 
for  a  dam  having  the  above  size  and  hazard  potential.  The 
spillway  will  pass  about  14  percent  of  the  Probable  Maximum 
Flood  without  overtopping.  The  Probable  Maximum  Flood  is 
defined  as  the  flood  discharge  that  may  be  expected  from  the 
most  severe  combination  of  critical  meteorologic  and  hydro- 
logic  conditions  that  are  reasonably  possible  in  the  region. 
The  guidelines  require  that  a  dam  of  small  size  with  a  high 
downstream  hazard  potential  pass  50  to  100  percent  of  the 
PMF.  Considering  the  small  volume  of  water  impounded ,  and 
the  height  of  the  dam,  50  percent  of  the  PMF  has  been  deter¬ 
mined  to  be  the  appropriate  spillway  design  flood.  The  100- 


year  frequency  flood  will  overtop  the  dam.  The  lOO-year 
flood  is  one  that  has  a  1  percent  chance  of  being  exceeded 
in  any  given  year.  The  10-year  frequency  flood  will  not 
overtop  the  dam.  The  10 -year  flood  is  one  that  has  a  10  per¬ 
cent  chance  of  being  exceeded  in  any  given  year. 

Deficiencies  visually  observed  by  the  inspection  team 
were;  (1)  Erosion  on  downstream  face  of  the  embankment 
above  the  spring ,  (2 )  Seepage  at  downstream  r ight  abutment 
contact,  (3)  Seepage  at  center  of  dam  at  toe  and  (4)  No  ero¬ 
sion  protection  for  the  primary  spillway. 

Another  deficiency  was  the  lack  of  seepage  and  stability 
analysis  records . 

It  is  recommended  that  the  owner  take  the  necessary  ac¬ 
tion  in  the  near  future  to  correct  the  deficiencies  reported 
herein.  A  detailed  discussion  of  these  deficiencies  is  in¬ 
cluded  in  the  following  report. 


Tom  BeckleyV  E •  \ 

Anderson  Engineer ing, \lnc 
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SECTION  1  -  PROJECT  INFORMATION 


1.1  GENERAL; 

A.  Authority; 

The  National  Dam  Inspection  Act,  Public  Law  92-367, 
authorized  the  Secretary  of  the  Army,  through  the  Corps  of 
Engineers,  to  initiate  a  program  of  safety  inspection  of 
dams  throughout  the  United  States.  Pursuant  to  the  above, 
the  St.  Louis  District,  Corps  of  Engineers,  District  Engi^ 
neer  directed  that  a  safety  inspection  be  made  of  the  F.  A. 
Totten  Lake  Dam  in  Webster  County,  Missouri. 

B.  Purpose  of  Inspection: 

The  purpose  of  the  inspection  was  to  make  an  assessment 
of  the  general  condition  of  the  dam  with  respect  to  safety, 
based  upon  available  data  and  a  visual  inspection  in  order 
to  determine  if  the  dam  poses  hazards  to  human  life  or  prop¬ 
erty. 


C.  Evaluation  Criteria: 


Criteria  used  to  evaluate  the  dam  were  furnished  by  the 
Department  of  the  Army,  Office  of  the  Chief  Engineers,  "Rec¬ 
ommended  Guidelines  for  Safety  Inspection  of  Dams,  Appendix 

D."  These  guidelines  were  developed  with  the  help  of  several 
federal  agencies  and  many  state  agencies,  professional  engi¬ 
neering  organizations,  and  private  engineers. 

1.2  DESCRIPTION  OF  PROJECT: 

A.  Description  of  Dam  and  Appur tenances ; 

F.  A.  Totten  Lake  Dam  is  an  earth  fill  structure  ap¬ 
proximately  31  ft.  high  and  290  ft.  long  at  the  crest.  The 
appurtenant  works  consist  of  an  un lined  earth  spillway  in 
the  south  abutment.  Sheet  3  of  Appendix  A  shows  a  plan, 
profile  and  typical  section  of  the  embankment. 

B .  Location: 

"The  dam  is  located  in  the  southwest  part  of  Webster 
County,  Missouri  on  a  tributary  of  the  James  River.  The  dam 
and  lake  are  within  the  Fordland,  Missouri  15  minute  quad¬ 
rangle  sheet  (Section  2,  T29N,  R19W  -  latitude  37°14.70*; 

-  1  - 


long i tude  92®  58.42*).  Sheet  2  of  Appendix  A  shows  the  gen^ 
eral  vicinity. 

C.  Size  Classification; 


With  an  embankment  height  of  31  ft.  and  a  maximum  stor^ 
age  capacity  of  approximately  42  acre-ft.,  the  dam  is  in  the 
small  size  category  because  the  height  is  greater  than  2  5 
feet . 


D.  Hazard  Classification: 


The  St.  Louis  District,  Corps  of  Engineers 
fied  this  dam  as  a  high  hazard  dam  which  means 
life  and  appreciable  property  loss  could  occur 
of  failure  of  the  dam  .  The  estimated  damage 
approximately  2.4  miles  downstream  of  the  dam. 
zone,  four  dwellings  and  one  outbuilding  may  be 


has  class!- 
that  loss  of 
in  the  event 
zone  extends 
Within  this 
found . 


E.  Ownership: 

The  dam  is  owned  by  F.  A.  Totten.  The  owner  *s  address 
is:  Rt.  #4,  Marshfield,  Missouri,  65706,  (Telephone  417- 

468-4692) . 

F.  Purpose  of  the  Dam; 

The  dam  was  constructed  primarily  for  recreational  pur¬ 
poses. 


G.  Design  and  Construction  History: 

No  design  information  or  plans  are  available.  The  dam 
was  constructed  by  the  owner  and  completed  in  1970.  The  ma¬ 
terial  for  the  dam  was  taken  from  a  ridge  in  the  center  of 
the  lake.  The  owner  indicated  that  the  embankment  material 
was  cherty  silty  clay,  moved  with  scrappers  and  compacted 
with  a  sheepsfoot  roller.  The  owner  stated  that  the  dam  has 
never  been  overtopped.  The  contractor  for  the  job  was  Walter 
Shelton  of  Ozark,  Missouri. 

H.  Normal  Operating  Procedures: 

All  flows  are  passed  by  an  unlined  earth  spillway  in 
the  south  abutment . 
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1.3  PERTINENT  DATA: 


Pertinent  data  about 
reservoir  are  presented  in 
3  of  Appendix  A  presents  a 
of  the  embankment. 


the  dam,  appurtenant  works,  and 
the  following  paragraphs.  Sheet 
plan,  profile  and  typical  section 
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A.  Drainage  Area; 


The  drainage  area  for  this  dam,  as  obtained  from  the 
S.G.S.  quad  sheet,  is  approximately  56  acres. 

B.  Discharge  at  Dam  Site: 


)  Ail  discharge  at  the  dam  site  is  through  an  uncon¬ 
trolled  spillway. 

)  Estimated  Total  Spillway  Capacity  at  Maximum  Pool  (Top 
of  Dam  -  El.  90.0):  75  cfs 

)  Estimated  Capacity  of  Primary  Spillway:  75  cfs 

)  Estimated  Experienced  Maximum  Flood  at  Dam  Site;  Mr. 
Totten  says  that  the  dam  has  never  overtopped  and  that 
the  lake  level  only  rises  a  few  inches  after  a  heavy 
rain. 

)  Diversion  Tunnel  Low  Pool  Outlet  at  Pool  Elevation; 

Not  Applicable 

)  Diversion  Tunnel  Outlet  at  Pool  Elevation;  Not  Appli¬ 
cable 

)  Gated  Spillway  Capacity  at  Pool  Elevation;  Not  Appli¬ 
cable 

)  Gated  Spillway  Capacity  at  Maximum  Pool  Elevation:  Not 
Applicable 

C .  Elevations:  (Based  on  arbitrary  BM=100.0  Elevation 

on  top  of  concrete  corner  post  at  southwest  corner 
of  yard  on  abutment) 

)  Top  of  Dam:  Measured  90 . 0  (Average) 

)  Principal  Spillway  Crest;  Measured  88.5 

)  Emergency  Spillway  Crest;  Not  Applicable 
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(4)  Principal  Outlet  Pipe  Invert:  Not  Applicable 

(5)  Streambed  at  Centerline  of  Dam:  Measured  59,2 

(6 )  Pool  on  Date  of  Inspection :  Measured  88,63 

(7)  Maximum  Tailwater:  Unknown 

(8)  Upstream  Portal  Invert  Diversion  Tunnel:  Not  Applicable 

(9)  Downstream  Portal  Invert  Diversion  Tunnel:  Not  Appli-- 
cable 

D,  Reservoir  Lengths ; 

(1)  At  Top  of  Dam:  935  Feet 

(2)  At  Principal  Spillway  Crest:  900  Feet 

(3)  At  Emergency  Spillway  Crest:  Not  Applicable 

E,  Storage  Capacities: 

(1)  At  Principal  Spillway  Crest:  36  Acre-Feet 

(2)  At  Top  of  Dam:  42  Acre-Feet 

(3)  At  Emergency  Spillway  Crest:  Not  Applicable 

F,  Reservoir  Surface  Areas: 

(1)  At  Principal  Spillway  Crest:  3,7  Acres 

(2)  At  Top  of  Dam:  4,4  Acres 

(3)  At  Emergency  Spillway  Crest:  Not  Applicable 

G ,  _ Dam : 

(1 )  Type:  Eartii  Fill 

(2)  Length  at  Crest:  290  Feet 

(3 )  Height:  31  Feet 

(4)  Top  Width:  15  Feet 

(5)  Side  Slopes:  Upstream  2,7:1;  Downstream  2.5:1 
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(6)  Zoning:  Homogeneous  -  No  internal  drainage 

(7)  Impervious  Core:  None 


r 


(8)  Cutoff:  The  owner  indicated  that  a  4  foot  to  6  foot 
deep  core  trench  was  dug  prior  to  construction  of  the 
dam.  The  core  trench  was  not  carried  up  the  embankment. 

(9)  Grout  Curtain:  None 

H.  Diversion  and  Regulating  Tunnel; 

(1)  Type:  None 

(2)  Length:  Not  Applicable 

(3)  Closure:  Not  Applicable 

(4)  Access:  Not  Applicable 

(5)  Regulating  Facilities:  Not  Applicable 

I.  Spillway: 

1.1  Principal  Spillway; 

(1)  Location;  South  abutment 

(2)  Type:  Trapezoidal  cut  in  natural  earth 

1.2  Emergency  Spillway; 

(1)  Location:  None 

(2)  Type:  Not  Applicable 

J.  Regulating  Outlets; 

There  are  no  regulating  outlets  other  than  the 
primary  spillway. 
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SECTION  2  -  ENGINEERING  DATA 


2.1  DESIGN: 


> 


No  engineering  data  exists  for  this  dam.  No  construe-* 
tion  inspection  records  or  documented  maintenance  and  opera¬ 
tion  data  exist  to  our  knowledge. 

A.  Surveys; 

No  detailed  surveys  have  been  made  of  the  dam  to  our 
knowledge.  The  bench  mark  used  in  the  inspection  survey  is 
shown  on  Sheet  i  of  Append i x  A. 


B, 


Geology  and  Subsurface  Materials; 


The  site  is  located  at  the  western  edge  of  the  Ozarks 
geologic  region  of  Missouri.  This  region  is  characterized 
topographical ly  by  hills,  plateaus  and  deep  valleys .  The 
bedrock  underlying  the  site  is  a  cherty  dolomite  and  lime¬ 
stones.  The  Geologic  Map  of  Missouri  shows  the  Strafford 
fault  and  another  fault  running  in  an  east-west  direction 
approximately  1/2  mile  south  of  the  dam  site.  The  Department 
of  Natural  Resources  has  said  that  the  faults  in  this  area 
are  generally  considered  to  be  inactive  and  have  been  for 
several  hundred  million  years  (rock  associated  with  the  Mis- 
sissippian  and  Ordovician  Periods 
years  old).  The  publication  *'Caves 
caves  in  Webster  County  and  that 
south  of  the  dam  site. 


are  300  to  500  million 
of  Missouri"  lists  three 
they  are  several  miles 


The  soils  on  the  site  are  of  the  Clarksville  series. 
These  soils  are  residual  from  cherty  and  dolometic  lime¬ 
stones.  The  Clarksville  series  covers  large  areas  of  the 
Ozarks  region.  The  soil  has  a  very  low  organic  content  and 
little  fertility.  The  surface  soil  is  a  light  gray  to  pale 
yellow  silt.  Below  this  thin  first  horizon  the  color  of  the 
soil  becomes  darker,  a  reddish  yellow  to  a  dull  red  cherty 
silty  clay  and  becoming  more  red  with  increasing  depth.  Be¬ 
cause  of  the  high  chert  content,  the  permeability  of  the 
soil  is  increased  and  surface  water  is  able  to  penetrate 
quickly.  Erosion  control  is  rarely  a  problem.  The  easy  pene¬ 
trability  of  the  soil  has  permitted  the  leaching  out  of  much 
of  the  iron  oxide  which  has  often  times  caused  a  loss  of  the 
red  color  in  the  lower  soil  layers.  The  mixture  of  silty 
clay  soil  and  chert  rock  fragments  makes  good  fill  material. 
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C.  Foundation  and  Embankment  Design: 

No  design  computations  are  available.  The  owner  indi¬ 
cated  that  the  dam  is  composed  of  materials  taken  from  the 
lake  area  upstream  of  the  dam.  The  valley  bottom  was 
stripped  of  soft  material  until  good  red  clay  was  encoun¬ 
tered.  Our  site  inspection  indicates  that  these  materials 
are  primarily  cherty  silty  clays.  No  internal  drainage  fea¬ 
tures  were  incorporated,  nor  is  there  any  particular  zoning 
of  the  embankment .  No  construction  inspection  records  are 
available. 

D.  Hydrology  and  Hydraulics : 

No  hydrologic  or  hydraulic  design  data  were  obtained. 
Our  analyses  of  the  PMF  are  presented  in  Appendix  C.  These 
analyses  were  based  on  our  field  survey  and  observations, 
and  estimates  of  areas  and  volumes  from  the  U.S.G.S.  quad 
sheet.  It  was  concluded  that  the  structure  will  pass  14 
percent  of  the  Probable  Maximum  Flood  without  overtopping. 
The  100-year  frequency  flood  will  not  overtop  the  dam. 

E .  Structure : 


There  are  no  appurtenant  structures  other  than  the 
earth  spillway. 

2.2  CONSTRUCTION: 


No  construction  inspection  data  have  been  obtained. 

2.3  OPERATION  AND  MAINTENANCE; 

There  are  no  operating  records  to  our  knowledge . 

2.4  EVALUATION; 

A.  Availability: 

No  engineering  data,  seepage  or  stability  analysis,  or 
construction  test  data  were  available . 

B.  Adequacy; 

The  engineering  data  available  were  inadequate  to  make 
a  detailed  assessment  of  the  design,  construction,  and  oper¬ 
ation.  Seepage  and  stability  analyses  comparable  to  the  re¬ 
quirements  of  the  •'Recommended  Guidelines  for  Safety  Inspec- 


7 


tion  of  Dams"  were  noc  available,  which  is  considered  a  de¬ 
ficiency.  These  seepage  and  stability  analyses  should  be 
performed  for  appropriate  loading  conditions  (including 
earthquake  loads)  and  made  a  matter  of  record. 

C.  Validity; 

No  valid  engineering  data  on  the  design  or  construction 
of  the  embankment  are  available  to  our  knowledge. 
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SECTION  3  -  VISUAL  INSPECTION 


3,1  FINDINGS: 

A,  General: 

The  field  inspection  was  made  on  16  May  1979.  The  in¬ 
spection  team  consisted  of  personnel  from  Anderson  Engineer¬ 
ing,  Inc.  of  Springfield,  Missouri  and  Hanson  Engineers, 
Inc.  of  Springfield,  Illinois.  The  team  members  were: 

Tom  Beckley  P.E.-  Anderson  Engineering,  Inc.  (Civil  Engineer) 
Steve  Brady  P.E.-  Anderson  Engineering,  Inc.  (Civil  Engineer) 
Jack  Healy  P.E. -Hanson  Engineers,  Inc. (Geotechnical  Engineer) 
Nelson  Morales  P. E. -  Hanson  Engineers,  Inc .  (Hydrologic  and 
Hydraulic  Engineer) 

B.  Dam: 

The  dam  appears  to  be  generally  in  good  condition.  No 
sloughing  was  noted  on  the  embankment.  Two  areas  of  seepage 
were  observed.  These  were  at  the  downstream  right  abutment 
contact  at  about  half  way  up  the  embankment  and  at  the  toe 
of  the  dam  near  the  center.  No  sediment  was  observed  coming 
out  in  either  seep  area.  No  boils  were  observed  in  the 
seepage  areas.  The  owner  said  that  the  seepage  has  existed 
for  several  years  and  that  the  amount  of  seepage  has  been 
about  the  same.  Considerable  iron  oxide  is  present  in  the 
wet  area  below  the  toe  of  the  dam  as  shown  in  Picture  No.  13 
in  Appendix  D.  Picture  No.  20  in  Appendix  D  shows  a  white 
rock  at  the  right  downstream  abutment  contact  about  one-half 
way  up  the  embankment.  This  is  the  highest  point  at  which 
seepage  is  coming  out  at  the  contact  (El.  71.88). 

The  dam  was  built  with  a  curve  which  is  concave  to  the 
downstream  direction.  The  dam  is  fairly  level  across  the 
crest  and  no  surface  cracking  or  unusual  movement  was  obvi¬ 
ous.  The  surface  of  the  embankment  is  covered  with  chert 
rocks  and  some  short  grass.  Some  thicker  grass  is  present 
at  the  right  abutment  contact.  Some  erosion  was  noted  on 
the  downstream  face  of  the  embankment.  No  animal  burrows 
were  noted.  Riprap  was  not  evident  on  the  front  face  how¬ 
ever  the  owner  said  that  some  was  r:  laced  from  the  bottom  of 
the  dam  up  to  a  point  about  10  feet  ^elow  normal  pool  eleva¬ 
tion.  Nevertheless,  some  vegetation  has  grown  above  normal 
pool  and  has  protected  the  embankment  from  erosion  due  to 
wave  action. 
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A  spring  exists  at  the  toe  of  the  dam  in  the  left  abut¬ 
ment  (see  Photo  No.  11  in  Appendix  D) •  The  owner  said  that 
the  spring  was  there  before  the  darn  was  built  and  the  dam 
was  built  just  upstream  of  the  spring.  The  owner  also  said 
that  there  was  no  noticeable  change  in  flow  of  the  spring 
after  the  lake  filled. 

No  instrumentation  (monuments ,  piezometers ,  etc. )  was 
observed. 

C .  Appurtenant  Structures: 

C . 1  Primary  Spillway: 

The  spillway  is  excavated  into  the  south  abutment  and 
runs  parallel  to  the  valley  for  approximately  150  feet  be¬ 
fore  dropping  into  the  valley  just  downstream  of  the  toe  of 
the  dam.  The  upper  part  of  the  spillway  is  grass  covered 
and  the  approach  from  the  lake  is  clear .  The  channel  has 
heavily  eroded  where  it  drops  to  the  valley  floor.  Near  the 
base  the  channel  has  eroded  down  to  bedrock.  The  spillway 
discharge  is  downstream  of  the  toe  and  doesn*  t  appear  that 
it  would  affect  the  embankment.  Considerable  trees  and  brush 
line  the  spillway  channel  in  the  portion  that  drops  to  the 
valley  floor,  however,  they  do  not  appear  to  hamper  the  flow 
at  this  time. 

C.  2  Emergency  Spillway; 

None 

D.  Reservoir; 

The  watershed  is  timber  and  pastureland.  Its  slopes 
adjacent  to  the  lake  are  moderate  and  no  sloughing  or  seri¬ 
ous  erosion  was  noted.  The  owner  indicated  no  problem  with 
siltation  and  none  was  observed. 

E .  Downstream  Channel ; 

The  downstream  channel  is  grass  covered .  Some  brush 
and  tree  growth  are  also  present. 

3.2  EVALUATION: 

The  erosional  areas  on  the  downstream  face  should  be 
corrected  and  maintained.  The  seepage  areas  at  the  right 
abutment  downstream  face  and  at  the  downstream  toe  of  the 
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embankment  should  be  investigated  by  a  professional  engineer 
experienced  in  the  design  and  construction  of  dams.  Trees 
and  brush  that  develop  on  the  embankment  should  be  cleared 
on  an  annual  basis.  The  spillway  channel  should  also  be 
kept  clear  of  trees  and  brush.  The  spillway  control  section 
should  be  lined  to  prevent  erosion  under  continued  use. 

Photographs  of  the  dam,  appurtenant  structures,  and 
the  reservoir  are  presented  in  Appendix  D. 


SECTION  4  -  OPERATIONAL  PROCEDURES 


4.1  PROCEDURES; 

There  are  no  controlled  outlet  works  for  this  dam.  The 
spillway  is  uncontrolled,  so  that  the  pool  is  normally  af¬ 
fected  by  rainfall,  runoff,  evaporation  and  seepage. 

4.2  MAINTENANCE  OF  DAM: 


The  embankment  is  in  generally  good  condition  and  is 
apparently  maintained  by  the  owner. 

4.3  MAINTENANCE  OF  OPERATING  FACILITIES: 

Not  applicable 

4.4  DESCRIPTION  OF  ANy  WARNING  SYSTEM  IN  EFFECT: 


The  inspection  team  is  unaware  of  any  existing  warning 
system  for  this  dam. 

4.5  EVALUATION; 

Trees  or  brush  should  be  cleared  on  the  dam  as  they  de¬ 
velop  on  an  annual  basis.  Removal  of  large  trees  should  be 
under  the  guidance  of  a  professional  eng ineer  experienced 
in  the  design  and  construction  of  earthen  embankments.  Ero- 
sional  areas  on  the  downstream  face  of  the  embankment  should 
be  corrected  and  maintained. 
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SECTION  5  -  HYDRAULIC/HVDRGLOGIC 


5,1  EVALUATION  OF  FEATURES; 

A,  &  B,  Design  and  Experience  Data: 

The  hydraulic  and  hydrologic  analyses  were  based  on: 
(1)  a  field  check  of  spillway  dimensions  and  embankment  el¬ 
evations;  and  (2)  an  estimate  of  the  pool  and  drainage  areas 
from  the  U. S.G, S,  quad  sheet.  No  previous  hydraul ic  or  hy¬ 
drologic  studies  were  obtained.  The  hydrologic  and  hydrau¬ 
lic  analyses  using  U,S.  Army  Corps  of  Engineers  guidelines 
appear  in  Appendix  C. 

C,  Visual  Observations: 

Some  erosion  protection  for  the  control  section  of  the 
spillway  would  appear  to  be  advisable.  The  spillway  channel 
down  to  the  valley  floor  should  be  kept  clear  of  trees  and 
brush .  The  spillway  outlet  channel  ends  downstream  of  the 
toe  of  the  embankment  and  spillway  releases  would  not  be  ex¬ 
pected  to  endanger  the  dam. 

D,  Overtopping  Potential; 

Based  on  the  hydrologic  and  hydraulic  analysis  pre¬ 
sented  in  Appendix  C,  the  spillway  will  pass  14  percent  of 
the  Probable  Maximum  Flood.  The  Probable  Maximum  Flood  is 
defined  as  the  flood  discharge  that  may  be  expected  from  the 
most  severe  combination  of  critical  meteorologic  and  hydro- 
logic  conditions  that  are  reasonably  possible  in  the  region. 
The  recommended  guidelines  from  the  Department  of  the  Army, 
Office  of  the  Chief  Engineers,  require  that  this  structure 
(small  size  with  high  downstream  hazard  potential)  pass  50 
percent  to  100  percent  of  the  PMF,  without  overtopping.  Con¬ 
sidering  the  small  volume  of  water  impounded,  and  the  height 
of  the  dam,  50  percent  of  the  PMF  has  been  determined  to  be 
the  appropriate  spillway  design  flood.  The  structure  will 
not  pass  a  100-year  frequency  flood  without  overtopping. 

The  routing  of  50  percent  of  the  PMF  through  the  spill¬ 
way  and  dam  indicate  that  the  dam  will  be  overtopped  by  0.62 
ft.  at  elevation  90.62.  The  duration  of  the  overtopping  will 
be  4.58  hours  and  the  maximum  outflow  will  be  571  cfs.  The 
maximum  discharge  capacity  of  the  spillway  is  75  cfs. 

The  routing  of  the  100-year  frequency  flood  indicates 
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that  the  dam  will  be  overtopped  by  0.33  ft.  at  elevation 
90.33.  The  duration  of  the  overtopping  will  be  0.67  hours 
and  the  maximum  outflow  will  be  274  cfs.  Analysis  of  this 
routing  indicates  that  the  dam  will  pass  the  lO'-year  fre¬ 
quency  flood  without  overtopping. 

Overtopping  of  an  earthen  embankment  could  cause  seri¬ 
ous  erosion  and  could  possibly  lead  to  failure  of  the  struc¬ 
ture  . 
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SECTION  6  -  STRUCTURAL  STABILITY 


6.1  EVALUATION  OF  STRUCTURAL  STABILITY; 

A.  Visual  Observations: 


Visual  observations  which  could  adversely  affect  the 
structural  stability  of  this  dam  are  discussed  in  Sections 
3 . IB  and  3.2. 

B.  Design  and  Construction  Data: 

No  design  and  construction  data  for  the  foundation  and 
embankment  were  available.  Seepage  and  stability  analyses 
comparable  to  the  requirements  of  the  guidelines  were  not 
available,  which  constitutes  a  deficiency  which  should  be 
rectified. 

C.  Operating  Records: 

No  operating  records  have  been  obtained. 

D.  Post-Construction  Changes; 

The  owner  said  that  an  attempt  was  made  a  few  years  ago 
to  stop  the  seepage  in  the  right  abutment  contact.  During  a 
summer  period  when  the  lake  was  down  a  dozer  was  used  to 
spread  and  compact  a  clay  layer  along  the  inside  contact. 
This  attempt  was  unsuccessful  as  the  seepage  continued. 

E.  Seismic  Stability: 

The  structure  is  located  in  seismic  zone  1.  An  earth¬ 
quake  of  this  magnitude  would  not  generally  be  expected  to 
cause  severe  structural  damage  to  a  well  constructed  earth 
dam  of  this  size.  Hov/ever ,  it  is  recommended  that  the  pre¬ 
scribed  seismic  loading  for  this  zone  be  applied  in  stabil¬ 
ity  analyses  for  this  dam. 


SECTION  7  -  ASSESSMENT/REMEDIAL  MEASURES 


7,1  DAM  ASSESSMENT: 

This  Phase  I  inspect  ion  and  evaluation  should  not  be 
considered  as  being  comprehensive  since  the  scope  of  work 
contracted  for  is  far  less  detailed  than  would  be  required 
for  an  in-depth  evaluation  of  dams.  Latent  deficiencies, 
which  might  be  detected  by  a  totally  comprehensive  investi¬ 
gation,  could  exist. 

A.  Safety; 

The  embankment  is  generally  in  good  condition.  Several 
items  were  noted  during  the  visual  inspection  which  should 
be  corrected  or  controlled.  These  items  are;  (1)  Erosion 
on  the  downstream  face  of  the  embankment  above  the  spring, 
(2)  Seepage  at  the  downstream  right  abutment  contact,  (3) 
Seepage  at  the  center  of  the  dam  at  the  downstream  toe,  and 
(4)  The  spillway  should  be  protected  against  erosion. 

The  dam  will  be  overtopped  by  flows  in  excess  of  14 
percent  of  the  Probable  Maximum  Flood.  Overtopping  of  an 
earthen  embankment  coi^ld  cause  serious  erosion  and  could 
possibly  lead  to  failure  of  the  structure. 

B.  Adequacy  of  Information; 

The  conclusions  in  this  report  were  based  on  review  of 
the  information  listed  in  Section  2.1,  the  performance  his¬ 
tory  as  related  by  others,  and  visual  observation  of  exter¬ 
nal  conditions .  The  inspection  team  considers  that  these 
data  are  sufficient  to  support  the  conclusions  herein.  Seep¬ 
age  and  stability  analyses  comparable  to  the  "Recommended 
Guidelines  for  Safety  Inspection  of  Dams"  were  not  avail¬ 
able,  which  is  considered  a  deficiency. 

C.  Urgency; 

The  remedial  measures  recommended  in  paragraph  7.2 
should  be  accomplished  in  the  near  future.  If  the  defici¬ 
encies  listed  in  paragraph  A  are  not  corrected,  and  if  good 
maintenance  is  not  provided,  the  embankment  condition  will 
continue  to  deteriorate  and  possibly  could  become  serious  in 
the  future.  Priority  should  be  given  to  increasing  the  size 
of  the  spillway. 
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D. 


Necessity  for  Phase  IX: 


Based  on  the  result  of  the  Phase  I  inspection,  no  Phase 
I I  inspection  is  recommended . 

E,  Seismic  Stability: 

The  structure  is  located  in  seismic  zone  !•  An  earth¬ 
quake  of  this  magnitude  would  not  generally  be  expected  to 
cause  severe  structural  damage  to  a  well  constructed  earth 
dam  of  this  size.  However,  it  is  recommended  that  the  pre¬ 
scribed  seismic  loading  for  this  zone  be  applied  in  any  sta¬ 
bility  analyses  performed  for  this  dam. 

7.2  REMEDIAL  MEASURES: 


The  following  remedial  measures  and  maintenance 
procedures  are  recommended.  All  remedial  measures 
should  be  performed  under  the  guidance  of  a  profes¬ 
sional  engineer  experienced  in  the  design  and  construc¬ 
tion  of  dams. 

(1)  Spillway  size  and/or  height  of  dam  should  be  increased 
to  pass  50  percent  of  the  PMF.  In  either  case,  the 
spillway  should  be  protected  to  prevent  erosion. 


(2)  Seepage  and  stability  analyses  should  be  performed  by  a 
professional  engineer  experienced  in  the  design  and 
construction  of  dams. 


(3) 

The  seepage 

areas  at  the 

downstream 

toe 

sho 

uld 

be  eval- 

uated  by  an 

engineer  exper i enced 

in 

the 

des 

ign 

of  dams. 

(4) 

Erosional  a 

reas  on  the  d 

owns t ream 

fa 

ce 

shou 

Id 

be  cor- 

rected  and 

maintained. 

(5) 

A  detailed 

inspection  of 

the  dam 

sho 

uld 

be 

mad 

e  peri Od¬ 

ically  by  a 

professional 

engineer 

ex 

per 

ienc 

ed 

in  the 

design  and 

construction 

of  dams. 
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HYDRAULICS  AND  HYDROLOGIC  DATA 


Design  Data ;  From  Field  Measurements  and  Computations 

Experience  Data ;  No  records  are  available.  The  owner,  Mr. 
F.  A.  Totten,  indicated  that  the  dam  has  never  been  over¬ 
topped  and  that  the  spillway  operated  under  few  inches  of 
head  during  heavy  rain.  The  day  of  the  inspection  there 
was  no  indication  of  high  water  marks  or  overtopping.  Ero¬ 
sion  at  the  end  of  the  spillway  outlet  channel  has  pro¬ 
gressed  down  to  the  bedrock . 

Visual  Inspection:  At  the  time  of  inspection,  the  pool  level 
was  approximately  0.13  feet  above  normal  pool. 

Overtopping  Potential;  Flood  routing  studies  were  performed 
to  determine  the  overtopping  potential  of  the  dam.  The  wa¬ 
tershed  was  obtained  by  planimeter  from  the  U.S.G.S.  Ford- 
land,  Missouri  15  minute  quadrangle  map  and  the  reservoir 
surface  area  from  the  Fordland,  Missouri  7.5  minute  ortho¬ 
photoquad  (advance  print).  The  storage  volume  was  developed 
from  this  data.  A  5  minute  interval  unit  graph  was  developed 
for  this  watershed,  which  resulted  in  a  peak  inflow  of  284 
c.f.s.  and  a  time  to  peak  of  15  minutes.  Application  of  the 
probable  maximum  precipitation  minus  losses  results  in  a 
flood  hydrograph  peak  inflow  of  1268  c.f.s.  Rainfall  dis¬ 
tribution  for  the  24  hour  storm  was  according  to  EM  1110^2- 
1411. 

Based  on  our  analyses,  the  spillway  will  pass  14  per¬ 
cent  of  the  Probable  Maximum  Flood  (PMF) .  The  Probable  Max¬ 
imum  Flood  is  defined  as  the  flood  discharge  that  may  be  ex¬ 
pected  from  the  most  severe  combination  of  critical  meteoro- 
log  ic  and  hydro log  ic  conditions  that  are  reasonably  possible 
in  the  region.  The  recommended  guidelines  from  the  Depart¬ 
ment  of  the  Army,  Office  of  the  Chief  of  Engineers,  require 
that  the  structure  (small  size  with  high  downstream  hazard 
potential)  pass  50  to  100  percent  of  the  PMF,  without  over¬ 
topping.  Considering  that  the  maximum  storage  is  only  42 
acre-feet  and  the  height  of  the  dam  is  31  feet,  50  percent 
of  the  PMF  has  been  determined  to  be  the  appropriate  spill¬ 
way  design  flood. 

The  routing  of  the  50  percent  of  the  PMF  through  the 
spillway  and  dam  indicates  that  the  dam  will  be  overtopped 
by  0.62  feet  at  elevation  90.62.  The  duration  of  the  over¬ 
topping  will  be  4.58  hours,  and  the  maximum  outflow  will  be 
571  c.f.s.  The  maximum  discharge  capacity  of  the  spillway 
is  75  c.f.s. 

The  routing  of  the  100-years  frequency  flood  indicates 
that  the  dam  will  be  overtopped  by  0.33  feet.  Analysis  of 
this  routing  indicates  that  the  dam  will  pass  the  10-year 
frequency  flood  without  overtopping. 
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OVERTOPPING  ANALYSIS  FOR  F.  A.  TOTTEN  DAM 

INPUT  PARAMETERS 

1.  Unit  Hydrograph  -  SCS  Dimensionless  Flood  Hydrograph 

Package  (HEC^l);  Dam  Safety  Version 
Was  Used, 

Hydraulic  Inputs  Are  as  Follows: 

a.  Twenty-four  Hour  Rainfall  of  26 , 7  Inches  for  200 
Square  Miles  -  All  Season  Envelope 

b.  Drainage  Area  =  ^  Acres;  =  0 , 088  Square  Miles 

c.  Travel  Time  of  Runoff  0 , 20  Hrs,;  Lag  Time  0.12 
Hrs . 

d.  Soil  Conservation  Service  Soil  Group  B 

e.  Soil  Conservation  Service  Runoff  Curve  No.  SO 
(AMC)  III 

f.  Proportion  of  Drainage  Basin  Impervious  0 . 07 

2.  Spillways 

a.  Primary  Spillway:  Trapezoidal  Cut,  Side  Slopes 
4:1  and  b.5:l.  Bottom  Width  8  ft. 

b.  Emergency  Spillway:  None 

Length  —  f  t . ;  Side  Slopes  — ;  C  = 

c.  Dam  Overflow 

Length  290  f t . ;  Crest  El.  90. Q;  C  =  3 . 0 

3.  Spillway  and  Dam  Rating: 

Curve  prepared  by  Hanson  Engineers.  Data  provided  to 
computer  on  y4  and  Y5  cards. 

o  3 

Equation  Used:  Spillway:  Q  -  a 

“g  T 

Dam:  CLH 
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3  3  S  3 

Note:  Time  of  Concentration  From  Equation  Tc= (11>  3  L^) * 

ri 

California  Culvert  Practice,  California  Highways  and 
Public  Works,  Sept.  134?. 

SUMMARY  OF  DAM  SAFETY  ANALYSIS 

1.  Unit  Hydrograph  for  the  PMF 

a.  Peak  -  284  c.f.s. 

b.  Time  to  Peak  Min. 

2.  Flood  Routings  Were  Computed  by  the  Modified  Puls 
Method 

a.  Peak  Inflow 

50%  PMF  634  c.f.s.;  100%  PMF  1268  c.f.s. 

b.  Peak  Elevation 

50%  PMF  90.62;  100%  PMF  91.07 

c.  Portion  of  PMF  That  Will  Reach  Top  of  Dam 
14%  ;  Top  of  Dam  Elev.  90.0  Ft. 

3.  Computer  Input,  Output  and  Hydrograph  Data  are  shown 
on  the  following  sheets  of  this  Appendix. 
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PEAK  FLDU  ANB  STORAGE  (END  OF  PERIOD)  SUHNARY  FOR  NULTIPLE  PLAN'RATIO  ECONOMIC  COMPUTATIONS 
FLOUS  IN  CUBIC  FEET  PER  SECOND  (CUBIC  METERS  PER  SECOND) 

AREA  IN  SQUARE  NILES  (SQUARE  KILOMETERS) 
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A  OVERTOPPING  ANALYSIS  FOR  DAN  NO. 8  OWNER  T.A.  TOTTEN  (100  YR.  FLOOD) 

A  STATE  ID  NO  20398  CO.  NO.  229  NANE  FORDLAND 

A  HANSON  EN6INEERS  INC.  DAN  SAFETY  INSPECTION  JOD  179911 
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PEAK  FLOU  AN9  STORA6E  (ENB  OF  PERIOD)  SUNHARY  FOR  HULTIPLE  PLAN-RATIO  ECONOHIC  COMPUTATIONS 
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INFLOW  -  OUTFLOW 
HfDRO GRAPH 
FOR  100  YR.  FLOOD 


Max.  Inflow  =  333  c.f.s. 
Max.  Outflow  =  27^  c.f.s. 


■Inflow 


Outflow 


oar^oiootfionoinoirtonoir^oinSinomoinSinoTioSiomoinoS^oinov^ 


Time  (  hrs.  ) 


SHEET  10  APPENDIX  C 


APPENDIX  D 


Photo  No. 

1. 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

9. 

10. 

11. 

12. 

13. 

14. 

16. 

17. 

18. 

19. 

20. 


LIST  OF  PHOTOGRAPHS 

Front  Face  of  Dam 
Crest  of  Dam 

Downstream  Face  of  Dam  Looking  South 
Downstream  Face  of  Dam  Looking  Northwest 
Lake  and  Reservoir  Area 
Lake  and  Reservoir  Area 
Primary  Spillway  Looking  Downstream 
Primary  Spillway  Looking  Upstream 
Primary  Spillway  Channel 
Primary  Spillway  Channel 

South  Abutment  Contact  (Note  Old  Spring) 

Spillway  Outlet  Channel  (Discharge  Area) 

Seepage  at  Toe  of  Dam 

Seepage  at  Toe  of  Dam 

Downstream  Channel  from  Dam 

Aerial  Photo  Looking  North 

Aerial  Photo  Looking  Southwest 

Aerial  Photo  Looking  Southeast 

Aerial  Photo  Looking  South 

Aerial  Photo  of  Dam 


Sheet  2  Appendix  D 


